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25X1A9a 



•| MiNUT.ES OF THE.-STSER1WG COMjMSTTEE ViE.ET.2NC; 
•DIRECTOR *S CONF 1 

16 August i957 


.r 


PRESENT W 12 EEs 

C<a3L L. K, WMtc 

Mr, Nyman Kirkpatrick . 

Mr, Robe Jet Asno?;-y„ 


Mr. .Jasaiea Garrju*o>n 
O.olh Sheffield Edwards 


Deputy Pireetw (Support J g Chair 

Inspector General 

Deputy Director tJnfcelHgcsacc) 

Chief of Operations 0 DD/ P 
Director of NogAatica 

Director of Security ■ ( ■ 

Chic* f Building Planning Staff 
DD/P DivaLeosn Ecpic’caessSa^vo ' 

DD/X Xdaison Representative ^ * 

DD/S Bird son Representative 
Project Officer,) Building Planing Staff 
E:ccc, Officer „ Building Planning Staff 


■ AGENDA AND ACTION' TO BE RECOMMENDED 
TO THE DIRECTOR OF CENTRAL INTELLIGENCE' 
KM ORDER OF DESC'USSKON -//'• <■ ! 



. y/ y 




l . SECURITY FENCl 


‘ The Committee agreed that: , 

a c An 8 foot chain lli.uk cyclone fence with double barbed wire 
•overhang should be erected ak^g the west property Hnc and within 
the area which ia to be cleared in accordance with drawings and 
specifications prepared by Clarke and Rapucuaa and used by the 
‘ Public Buildings Service aajth© ba-ffia for inviting bids for clearing 
and grub bin g 0 r&ther than, around (the pesrirnetar of the site * 

b. The £g,m;c will be erected during or after the completion of 
the rough gradiiago ..and prior to common cement of the actual building 
construction* , ■ f 

t*» y. i t** a >; 4/ f 


~r 
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c* Gate:* will be guarded immediately completion o£ 

■ the £e »co to ensure that the uitto is under complete Security 

coatr©! before work uiadoie the general contract be gin a „ 

d«> -Funds for erection oi the fence will not be taken from the 
• Building ■ A pp rop id bit* n 0 but v/ilLH be obtained from the regular 
operating budget of the Agency. 

Z. PROTECTIVE CONST RUCTION ■■ . .i j‘ . 

The Committee agreed that; 



Sugg«8ftioaKj regardiliag protective construction or ©thcr 
building features® shooM be carefully evaluated cm an individual 
basis, and® if- practical and- ecouaoniicaSiy fcaoiblc within funds 
presently available, should be adopted and incorporated in the 
building pl&M ft 


b„ The suggestions regarding filtor protection against b;o- 
logical,, Ghcffmcalo w roadie-logical attack offered in roc mo rand urn _ 
number SO 4133, -dated IB July 1936 from t he Chief,, Scientific 
Operations 0 FE/OPS to ai^d memorandum 

number SO 48C4 ft dated the Chief 0 Scientific 

Operations o FI/ OPS to &ro not economically ’ 

feasible and cannot be- adapted*: 

Co The building plaraaiag should proceed without including 
protective construction features subject only to conditions- specified 
in paragraph Z a/ above o . 

3* 'PARKING FA CZUTXES ' 

li was agreed thats 

a*’; Plains should proceed on the basis of the present requires 
meat for 3* 000 parking spaces , 


/ 25X1A9a 
25X1 A9a 


bo About o»a c year prior to; occupancy of the building a compre- 
hensive omey of employee requirements will be conducted , 


' Cm . If the re cults of the curve y at that time demons tr-atte a 
positive requirement for additional parking facilities, appropriate 

m 
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4 a GROUND FLOOR WINDOWS . j • • .. 

: - : It waa agreed {hat; • . 

■ 1- ' a. Considerations of providing best possible daylight 

Illumination far warlting space on th« ground floor' a* the ncW 
buildlttg 3 ’uould take precedence orer considerations of external 

; app C^UNUHlCo • 

■ . ■ ■ r 

b. The possibility of modifying the dcolgn of the ground . ^ 
lloor windows to' provide more daylight should be discussed w»t» 
the architect... t 



PHONE section, ol/dd/s. 
rr*>dd/s 


5, SPA' 

.. 

Jt wao agreed that;: 

a. This item should be suspended for the present. 

' . b . The Building Planning Stall' should obtain estimated 

coots lor telephone installations on the second floor. 
on present drawings,, for comparison with coats cl .eiephon 

, installations cm &irca P ne ‘'‘'“‘ , y 

C. -Upon receipt ©1 these estimates the DD/2 and DD/S will 
discuss the appropriate action without further referral to the 
StGC JS'JUtJJ CC&IT(fl3jfl£li*fcfiC <• 

6.- STAGGERED WORK HOURS AND LUNCHEON PERIODS 


It waa .agreed that: 


U" 


V 


— * a« Houir© of woit’k should be otagge^od 


should be conducted to determine 
the method by. which this should be accomplished, and the time 
periods inwlivcd, 

c„ Requirements should be levied upon the Deputy Directors 
for desert* ffiiroiwg which o£ .their* clcziiciits should repos’ * to v/ot v at 

what hour. r, ' : "T ~" J, ,r r in /S'” 

/.WffljwMhL 


'0 > 


.! 


r. 
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]• ' d " kuachcoa periods should be staggered. by request rather—,, 
-.[.'.than assigning people or organisational elements particular hours ' 
foj? dining 0 : • 

7. LOCATION OF CORRIDORS . ' ' [ : ' 

It was agreed that: 

a. Corridor locations as recommended by the architect are 
acceptable in all areas except Wing 5„ '■ • 

b„ The Building Planning Staff should request repa-cac.utat.lvco 
of Harrison and Abramovits to discuss the corridas.* locations in 
Wing 5 with thcDD/l and representatives of has. Staff in Washington 
in Washington* and# if. at all possible, this should be accomoliohcd 
prior to ?A August 1957. ■ . r 

3. SPACE LAYOUTS - 150 SQUARE FOOT CUBICLES va. 75 SQUARE 
FOOT CUBICLES 

It was agreed that: 1 ' 

a " h-very effort should be mad® io provide the maximum 
• . Privacy consistent v/ith the compomcai requirements aa stated and 
ohown ora the Tentative Drawings of 5 August 1957, 

,b. The Building Planning Staff should obtain estimates showing 
. , approximate costs of partitions ao presently shown on the tcnCativcs 
tor comparison with approximate costa of partitions as shown on 
the architect^ olcetchao submitted with Mr. Harrison's letter of 
9 August 1957. 

c *. ■ "1 heoo estimates and the comparative planning virtues of 
both schemes -would be discuaned further among the liaison repre- 
; aentativeo. fee Building Planning Staff, and the architects. 

d. Final conclusions and adoption of an acceptable plan must 
be accomplished immediately ia order feat our comments can be 


submitted %&> PBS «u&d the architect 


a- ca schedule * 


ffHsnnirtL 

' x /r . 


>s 


■ i\' ■ 
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9.| jPNEUMATKC TUBES 

r " ' ■ . 

-• •; ; It was agreed shat: 

a. Every -effort will be -made to conform with the recommend*.. 
twaa , ***<> architect to locate the station* as nearly vertical!* as 
poe sable and uniformly through the towera to provide approximately 
ocTifvicc C5jr*i zH £'][ oo- iv u Ciji fthc wUnjgiji p 

b * TIua y'iU apply except, where more limited require- 

ments or special considerations dictate a deviation. 


Distribution: 

2 -* DD/S 
“ Sa. attending 

2 - BPS 

25X1 A9a j „ 

25X1 A9a 

(19 August 1957) 
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